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CONFIDENTIAL OUAGADOUGOU 0526 

FOR A/SY/NSU 

E.O. 11652: GDS 
TAGS: ACOM ASEC 
SUBJ: WATTS SITE PREP 

1 . AFTER DISCUSSION WITH SEABEES AND REVIEW CURRENT 

PLANS (OUA-1B) FOR WATTS INSTALLATION, WISH SUBMIT FOLLOWING 
CHANGE IN DESIGNATED TCU AREA. PROPOSE TCU AREA BE MOVED 
FROM 5-1/2 X 5-1/2 FOOT AREA IN ROOM NUMBER 6 TO 5-1/2 X 
16-1/2 FOOT AREA OF LOST SPACE BETWEEN STORAGE AREA AND ROOM 
NUMBER 7. 

2. SEABEES ADVISE THAT ABOVE PROPOSED CHANGE WILL NOT 
DELAY COMPLETION TIME. BELIEVE THIS CHANGE IN TCU AREA 
CAN BE ACCOMPLISHED WITH MINIMUM ADDITIONAL LABOR AND 
COSTS IF APPROVAL GRANTED SOONEST. AMBASSADOR CONCURS 
THIS PROPOSAL. PLS ADVISE. 

GRAHAM 
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